TANZA WATER DISTRICT Indicative Annual Procurement Plan for FY 2019 


Procurement Program/Project 



Schedule for Each Procurement Activity 

Ads/Post 
of IB/REI 

Sub/Open 
of Bids 

Notice of 

Award 

Contract 

Signing 


Source 

of 

Funds 


Estimated Budget (PhP) 
MOOE 


Remarks 

(brief description of 
Program/Project) 





Electricity Generator 


a. For Pump Station 10 : 150 KVA 440v/60Hz Perkins 
continuous duty ratings 


Well Drilling, Hardware and electro-mechanical 
accessories (Bunga-Santol) 


Excavation, Pipelaying, Backfilling w/ Compaction 
and Restoration (Bunga-Santol) 


Supply and Delivery of Pipe and Fittings 
(Bunga-Santol) 


Construction of 2-storey storage expansion 
(TWD Office) 


Construction of Pump House w/ CR 
(Sta. Cecilia II Subd., Julugan VIII) 


Supply and delivery of pipes and fittings (Amaya) 


Excavation, Pipelaying, Backfilling w/ Compaction 
and Restoration (Amaya) 


Septage Treatment Plant 


INVENTORIES (MATERIALS & FITTINGS) 


Chlorine Dioxide 


For Repair 


For Sale 


Water Meter 


For Service Connections 


EQUIPMENT 


Megger tester 


Control Panel 


VFD 


Pump and Motor 


Two-way Radio Full Set-up 


WRPDD Competitive Bidding 


WRPDD, CMD Competitive Bidding 


CMD Competitive Bidding 


CMD Competitive Bidding 


Competitive Bidding 


WRPDD Competitive Bidding 


CMD Competitive Bidding 


CMD Competitive Bidding 


AGSD, ACMD 
and CASD 


WRPDD, CMD 
and CASD 


WRPDD 


CMD, CASD 
and WRPDD 


AGSD 


CASD 


CASD 


WRPDD 


WRPDD 


WRPDD 


TWD 


Competitive Bidding 


Competitive Bidding 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Alternative Method 


Alternative Method 


Alternative Method 


Alternative Method 



GoP PhP 


GoP PhP 


GoP PhP 


GoP PhP 


GoP PhP 


1,200,000.00 


4,300,000.00 


3,200,000.00 


3,500,000.00 


1,500,000.00 


450,000.00 


3,800,000.00 


4,200,000.00 


40,000,000.00 


1,932,000.00 PhP 


3,500,000.00 PhP 


1,106,866.00 PhP 


1,700,000.00 PhP 


2,450,000.00 PhP 



GoP 

PhP 

15,000.00 

GoP 

PhP 

450,000.00 

GoP 

PhP 

300,000.00 

GoP 

PhP 

1,700,000.00 

GoP 

Php 

450,000.00 


PhP 

1,200,000.00 

PhP 

4,300,000.00 

PhP 

3,200,000.00 

PhP 

3,500,000.00 

PhP 

1,500,000.00 

PhP 

450,000.00 

PhP 

3,800,000.00 

PhP 

4,200,000.00 

PhP 

40,000,000.00 



PhP 

450,000.00 

PhP 

300,000.00 

PhP 

1,700,000.00 

PhP 

450,000.00 











































































































































TANZA WATER DISTRICT Indicative Annual Procurement Plan for FY 2019 


Procurement Program/Project 



Schedule for Each Procurement Activity 

Ads/Post 
of IB/REI 

Sub/Open 
of Bids 

Notice of 

Award 

Contract 

Signing 



Estimated Budget (PhP) 
MOOE 


Remarks 

(brief description of 
Program/Project) 




IT PROJECTS 


Accounting System 


Inventory System 


Human Resource Information System 


Server Infrastructure Enhancement and Maintenance 


Billing and Collection System Upgrade 


Pesticides or Pest Repellents 


INSECTICIDE, aerosol type, net content: 600ml min 


Solvents 


ALCOHOL, ethyl, 68%-70%, scented, 500ml (-5ml) 


Color Compounds and Dispersions 


STAMP PAD INK, purple or violet 


Films 


CARBON FILM, PE, black, size 210mm x 297mm 


CARBON FILM, PE, black, size 216mm x 330mm 


Paper Materials and Products 


CARTOLINA, assorted colors 


CONTINUOUS FORM, 1 PLY, 280 x 241mm 


CONTINUOUS FORM, 2 ply, 280mm x 241mm, 
carbonless 


NOTE PAD, stick on, 50mm x 76mm (2" x 3") min 


NOTE PAD, stick on, 76mm x 100mm (3" x 4") min 


NOTE PAD, stick on, 76mm x 76mm (3" x 3") min 


NOTEBOOK, STENOGRAPHER, spiral, 40 leaves 


PAPER, MULTICOPY, 80gsm, size: 210mm x 297mm 


PAPER, MULTICOPY, 80gsm, size: 216mm x 330mm 


PAPER, Multi-Purpose (COPY) A4, 70 gsm 


PAPER, Multi-Purpose (COPY) Legal, 70 gsm 


Alternative Method 


Alternative Method 


Alternative Method 


Alternative Method 


Alternative Method 



Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 



PhP 

200,000.00 

PhP 

200,000.00 

PhP 

200,000.00 

PhP 

200,000.00 

PhP 

500,000.00 

PhP 

500,000.00 

PhP 

350,000.00 

PhP 

350,000.00 

PhP 

350,000.00 

PhP 

350,000.00 



PhP 

1,393.60 

PhP 

1,393.60 


2,991.46 PhP 


418.66 PhP 


PhP 

1,668.16 

PhP 

1,668.16 

PhP 

1,876.68 

PhP 

1,876.68 


PhP 

145.56 

PhP 

145.56 

PhP 

42,298.88 

PhP 

42,298.88 

PhP 

15,308.80 

PhP 

15,308.80 

PhP 

1,739.84 

PhP 

1,739.84 

PhP 

112.11 

PhP 

112.11 

PhP 

82.99 

PhP 

82.99 

PhP 

120.43 

PhP 

120.43 

PhP 

14,296.09 

PhP 

14,296.09 

PhP 

7,428.10 

PhP 

7,428.10 

PhP 

12,596.58 

PhP 

12,596.58 

PhP 

32,754.76 

PhP 

32,754.76 




















































































































TANZA WATER DISTRICT Indicative Annual Procurement Plan for FY 2019 


Procurement Program/Project 



Schedule for Each Procurement Activity 

Ads/Post 
of IB/REI 

Sub/Open 
of Bids 

Notice of 

Award 

Contract 

Signing 



Estimated Budget (PhP) 
MOOE 


Remarks 

(brief description of 
Program/Project) 



PAPER, PAD, ruled, size: 216mm x 330mm (± 2mm) 


PAPER, PARCHMENT, size: 210 x 297mm, multi¬ 
purpose 


PAPER, THERMAL, 55gsm, size: 216mm±lmm x 30m- 
0.3m 


RECORD BOOK, 300 PAGES, size: 214mm x 278mm 
min 


RECORD BOOK, 500 PAGES, size: 214mm x 278mm 
min 


TOILET TISSUE PAPER 2-plys sheets, 150 pulls 


Batteries and Cells and Accessories 


BATTERY, dry cell, AA, 2 pieces per blister pack 


BATTERY, dry cell, AAA, 2 pieces per blister pack 


BATTERY, dry cell, D, 1.5 volts, alkaline 


Manufacturing Components and Supplies 


GLUE, all purpose, gross weight: 200 grams min 


STAPLE WIRE, for heavy duty staplers, (23/13) 


STAPLE WIRE, STANDARD, (26/6) 


TAPE, ELECTRICAL, 18mm x 16M min 


TAPE, MASKING, width: 24mm (±lmm) 


TAPE, MASKING, width: 48mm (±lmm) 


TAPE, PACKAGING, width: 48mm (±lmm) 


TAPE, TRANSPARENT, width: 24mm (±lmm) 


TAPE, TRANSPARENT, width: 48mm (±lmm) 


TWINE, plastic, one (1) kilo per roll 


Heating and Ventilation and Air 
Circulation 


ELECTRIC FAN, STAND type, plastic blade 


Lighting and Fixtures and Accessories 


FLUORESCENT LAMP, 18 WATTS, linear tubular (T8) 


Ligth Bulb, LED, 7 watts 1 pc in individual box 



PhP 

104.08 

PhP 

104.08 

PhP 

577.20 

PhP 

577.20 

PhP 

390.21 

PhP 

390.21 

PhP 

3,040.96 

PhP 

3,040.96 

PhP 

4,892.16 

PhP 

4,892.16 

PhP 

76,536.72 

PhP 

76,536.72 

PhP 

1,893.96 

PhP 

1,893.96 

PhP 

1,189.50 

PhP 

1,189.50 

PhP 

353.60 

PhP 

353.60 



PhP 

191.28 

PhP 

191.28 

PhP 

82.70 

PhP 

82.70 

PhP 

2,205.63 

PhP 

2,205.63 

PhP 

1,292.20 

PhP 

1,292.20 

PhP 

2,535.52 

PhP 

2,535.52 

PhP 

852.80 

PhP 

852.80 

PhP 

1,401.40 

PhP 

1,401.40 

PhP 

1,164.80 

PhP 

1,164.80 

PhP 

600.60 

PhP 

600.60 

PhP 

815.36 

PhP 

815.36 



PhP 

1,865.76 

PhP 

1,865.76 

PhP 

8,263.63 

PhP 

8,263.63 













































































































TANZA WATER DISTRICT Indicative Annual Procurement Plan for FY 2019 


Procurement Program/Project 


PMO/ 

End-User 



Schedule for Each Procurement Activity 

Ads/Post 
of IB/REI 

Sub/Open 
of Bids 

Notice of 

Award 

Contract 

Signing 


Source 

of 

Funds 


Estimated Budget (PhP) 
MOOE 


Remarks 

(brief description of 
Program/Project) 



Measuring and Observing and Testing 
Equipment 


RULER, plastic, 450mm (18"), width: 38mm min 


Cleaning Equipment and Supplies 


AIR FRESHENER, aerosol, 280ml/150g min 


BROOM, soft (tambo) 


BROOM, STICK (TING-TING), usable length: 760mm 
min 


CLEANER,TOILET BOWL AND URINAL, 900ml-1000ml 
cap 


CLEANSER, SCOURING POWDER, 350g min./can 


DETERGENT BAR, 140 grams as packed 


DETERGENT POWDER, all purpose, 1kg 


DISINFECTANT SPRAY, aerosol type, 400-550 grams 


DUST PAN, non-rigid plastic, w/ detachable handle 


FLOOR WAX, PASTE, RED 


FURNITURE CLEANER, aerosol type, 300ml min per 
can 


MOP BUCKET, heavy duty, hard plastic 


RAGS, all cotton, 32 pieces per kilogram min 


SCOURING PAD, made of synthetic nylon, 140 x 
220mm 


TRASHBAG, plastic, transparent 


WASTEBASKET, non-rigid plastic 


Information and Communication 
Technology (ICT) Equipment and Devices 
and Accessories 


Desktop Computer, branded 


DVD REWRITABLE, speed: 4x min, 4.7GB capacity min 


EXTERNAL HARD DRIVE, 1TB, 2.5"HDD, USB 3.0 


FLASH DRIVE, 16 GB capacity 


Laptop Computer, branded 


MOUSE, optical, USB connection type 




Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 



Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 



PhP 

3,786.64 

PhP 

3,786.64 

PhP 

7,930.00 

PhP 

7,930.00 

PhP 

1,559.38 

PhP 

1,559.38 

PhP 

1,913.60 

PhP 

1,913.60 

PhP 

956.80 

PhP 

956.80 

PhP 

96.10 

PhP 

96.10 

PhP 

2,844.65 

PhP 

2,844.65 

PhP 

983.84 

PhP 

983.84 

PhP 

1,092.75 

PhP 

1,092.75 

PhP 

2,693.60 

PhP 

2,693.60 

PhP 

1,747.20 

PhP 

1,747.20 

PhP 

5,733.00 

PhP 

5,733.00 

PhP 

8,049.97 

PhP 

8,049.97 

PhP 

6,177.60 

PhP 

6,177.60 

PhP 

5,595.20 

PhP 

5,595.20 

PhP 

424.57 

PhP 

424.57 



PhP 

274,456.00 

PhP 

274,456.00 

PhP 

2,265.95 

PhP 

2,265.95 

PhP 

21,798.40 

PhP 

21,798.40 

2,766.40 

2,766.40 

35,916.40 

35,916.40 

2,024.88 

2,024.88 

















































































































TANZA WATER DISTRICT Indicative Annual Procurement Plan for FY 2019 


Procurement Program/Project 


PMO/ 

End-User 



Schedule for Each Procurement Activity 

Ads/Post 
of IB/REI 

Sub/Open 
of Bids 

Notice of 

Award 

Contract 

Signing 


Source 

of 

Funds 


Estimated Budget (PhP) 
MOOE 


Remarks 

(brief description of 
Program/Project) 


PRINTER, IMPACT DOT MATRIX, 24 pins, 136 column 


PRINTER, LASER, monochrome, network-ready 


Office Equipment and Accessories and 
Supplies 


CLIP, BACKFOLD, all metal, clamping: 19mm (-1mm) 


CLIP, BACKFOLD, all metal, clamping: 25mm (-1mm) 


CLIP, BACKFOLD, all metal, clamping: 32mm (-1mm) 


CLIP, BACKFOLD, all metal, clamping: 50mm (-1mm) 


CORRECTION TAPE, film base type, UL 6m min 


DATA FILE BOX, made of chipboard, with closed ends 


ENVELOPE, DOCUMENTARY, for A4 size document 


ENVELOPE, DOCUMENTARY, for legal size document 


ENVELOPE, EXPANDING, KRAFTBOARD,for legal size 
doc 


ENVELOPE, EXPANDING, PLASTIC, 0.50mm thickness 
min 


ENVELOPE, MAILING,white, 80gsm (-5%) 


ENVELOPE, mailing, white, with window 


ERASER, FELT, for blackboard/whiteboard 


FASTENER, METAL, 70mm between prongs 


FILE ORGANIZER, expanding, plastic, 12 pockets 


FILE TAB DIVIDER, bristol board, for legal 


FOLDER, FANCY, for A4 size documents 


FOLDER, FANCY, for legal size documents 


FOLDER, L-TYPE, PLASTIC, for A4 size documents 


FOLDER, L-TYPE, PLASTIC, for legal size documents 


FOLDER, PRESSBOARD, size: 240mm x 370mm (-5mm) 



66,262.56 

66,262.56 

1,449.76 

1,449.76 



GoP 


181.71 

181.71 

482.23 

482.23 

82.20 

82.20 

1,106.56 

1,106.56 

2,703.50 

2,703.50 

2,930.93 

2,930.93 

4,897.65 

4,897.65 

8,807.29 

8,807.29 

PhP 

9,599.20 

PhP 

9,599.20 

PhP 

1,097.74 

PhP 

1,097.74 

PhP 

1,971.84 

PhP 

1,971.84 

PhP 

821.60 

PhP 

821.60 

PhP 

144.39 

PhP 

144.39 

PhP 

473.49 

PhP 

473.49 

PhP 

988.48 

PhP 

988.48 

PhP 

133.12 

PhP 

133.12 

PhP 

506.58 

PhP 

506.58 

PhP 

582.40 

PhP 

582.40 

PhP 

342.16 

PhP 

342.16 

PhP 

1,068.60 

PhP 

1,068.60 

PhP 

115,741.60 

PhP 

115,741.60 




























































































































TANZA WATER DISTRICT Indicative Annual Procurement Plan for FY 2019 


Procurement Program/Project 



Schedule for Each Procurement Activity 

Ads/Post 
of IB/REI 

Sub/Open 
of Bids 

Notice of 

Award 

Contract 

Signing 


Source 

of 

Funds 


Estimated Budget (PhP) 
MOOE 


Remarks 

(brief description of 
Program/Project) 






FOLDER, TAGBOARD, for A4 size documents 


FOLDER, TAGBOARD, for legal size documents 


INDEX TAB, self-adhesive, transparent 


MAGAZINE FILE BOX, LARGE size, made of chipboard 


MARKER, FLUORESCENT, 3 assorted colors per set 


MARKER, whiteboard, black, felt tip, bullet type 


MARKER, whiteboard, blue, felt tip, bullet type 


MARKER, whiteboard, red, felt tip, bullet type 


MARKER, PERMANENT, bullet type, black 


MARKER, PERMANENT, bullet type, blue 


MARKER, PERMANENT, bullet type, red 


PAPER CUP, vinyl/plastic coat, length: 32mm min 


PAPER CLIP, vinyl/plastic coat, length: 48mm min 


PENCIL, lead, w/ eraser, wood cased, hardness: FIB 


RING BINDER, 80 rings, plastic, 32mm x 1.12m 


RUBBER BAND, 70mm min lay flat length (#18) 


STAMP PAD, FELT, bed dimension: 60mm x 100mm 
min 


CUTTER BLADE, for heavy duty cutter 


CUTTER KNIFE, for general purpose 


DATING AND STAMPING MACHINE, heavy duty 


PENCIL SHARPENER, manual, single cutter head 


PUNCHER, paper, heavy duty, with two hole guide 


SCISSORS, symmetrical, blade length: 65mm min 


STAPLER, STANDARD TYPE, load cap: 200 staples min 


STAPLER, BINDER TYPE, heavy duty, desktop 


STAPLE REMOVER, PLIER-TYPE 


TAPE DISPENSER, TABLE TOP, for 24mm width tape 


BINDING AND PUNCHING MACHINE, binding cap: 
50mm 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 






























































































































































TANZA WATER DISTRICT Indicative Annual Procurement Plan for FY 2019 


Procurement Program/Project 



Schedule for Each Procurement Activity 

Ads/Post 
of IB/REI 

Sub/Open 
of Bids 

Notice of 

Award 

Contract 

Signing 



Estimated Budget (PhP) 
MOOE 


Remarks 

(brief description of 
Program/Project) 



CALCULATOR, compact, 12 digits 


FACSIMILE MACHINE, uses thermal paper 


PAPER TRIMMER/CUTTING MACHINE, max paper size: 
B4 


PAPER SHREDDER, cutting width: 3mm-4mm (Entry 
Level) 


Printer or Facsimile or Photocopier 


INK CART, EPSON C13T664100 (T6641), Black 


INK CART, EPSON C13T664200 (T6642), Cyan 


INK CART, EPSON C13T664300 (T6643), Magenta 


INK CART, EPSON C13T664400 (T6644), Yellow 


INK CART, HP CD887AA, (HP703), Black 


INK CART, HP CD 888 AA, (HP703), Tri-color 


INK CART, HP CN692AA, (HP704), Black 


INK CART, HP CN693AA, (HP704), Tri-color 


INK CART, HP CZ107AA, (HP678), Black 


INK CART, HP CZ108AA, (HP678), Tricolor 


INK CART, HP F6V26AA (HP680) Tri-color 


INK CART, HP F6V27AA (HP680) Black 


RIBBON CART, EPSON C13S015531 (S015086), Black 


RIBBON CART, EPSON C13S015632, Black, forLX-310 


TONER CART, SAMSUNG MLT-D103S, Black 


Audio and Visual Equipment and Supplies 


DOCUMENT CAMERA, 3.2M pixels 


Flag or Accessories 


PHILIPPINE NATIONAL FLAG, 100% polyester 


Printed Publications 


HANDBOOK (RA 9184), 7th Edition 


Fire Fighting Equipment 


FIRE EXTINGUISHER, DRY CHEMICAL, 4 - 5 kgs 


FIRE EXTINGUISHER, PURE HCFC 123 , 4 - 5 kgs 


Furniture and Furnishings 


CHAIR, monobloc, beige, with backrest, w/o armrest 


TABLE, MONOBLOC, BEIGE, 889 x 889mm (35" X 
35")min 



GoP 

PhP 

1,757.60 

PhP 

1,757.60 

GoP 

PhP 

4,711.20 

PhP 

4,711.20 

GoP 

PhP 

8,088.08 

PhP 

8,088.08 

GoP 

PhP 

5,699.20 

PhP 

5,699.20 


GoP 

PhP 

21,403.20 

PhP 

21,403.20 

GoP 

PhP 

15,288.00 

PhP 

15,288.00 

GoP 

PhP 

15,288.00 

PhP 

15,288.00 

GoP 

PhP 

15,288.00 

PhP 

15,288.00 

GoP 

PhP 

17,630.08 

PhP 

17,630.08 

GoP 

PhP 

12,544.48 

PhP 

12,544.48 

GoP 

PhP 

8,136.96 

PhP 

8,136.96 

GoP 

PhP 

4,068.48 

PhP 

4,068.48 

GoP 

PhP 

54,246.40 

PhP 

54,246.40 

GoP 

PhP 

45,431.36 

PhP 

45,431.36 

GoP 

PhP 

57,344.14 

PhP 

57,344.14 

GoP 

PhP 

62,190.13 

PhP 

62,190.13 

GoP 

PhP 

26,095.68 

PhP 

26,095.68 

GoP 

PhP 

6,073.60 

PhP 

6,073.60 

GoP 

PhP 

5,824.00 

PhP 

5,824.00 



Shopping 


Shopping 


GoP PhP 


GoP PhP 


GoP 


GoP PhP 


30,888.00 PhP 


19,968.00 PhP 


2,626.00 PhP 


30,888.00 


19,968.00 


2,626.00 
























































































































































TANZA WATER DISTRICT Indicative Annual Procurement Plan for FY 2019 


Procurement Program/Project 



Schedule for Each Procurement Activity 

Ads/Post 
of IB/REI 

Sub/Open 
of Bids 

Notice of 

Award 

Contract 

Signing 



Estimated Budget (PhP) 
MOOE 


Remarks 

(brief description of 
Program/Project) 


Arts and Crafts Equipment and 
Accessories and Supplies 


CLEARBOOK, 20 transparent pockets, for A4 size 


CLEARBOOK, 20 transparent pockets, for LEGAL size 


ERASER, PLASTIC/RUBBER, for pencil draft/writing 


SIGN PEN, BLACK, liquid/gel ink, 0.5mm needle tip 


SIGN PEN, BLUE, liquid/gel ink, 0.5mm needle tip 


SIGN PEN, RED, liquid/gel ink, 0.5mm needle tip 


WRAPPING PAPER, kraft, 65gsm (-5%) 


OTHER SOFTWARE 


WindowsSvr Cal 2008 


Server and Client Anti Virus 


KeyAqua Web-based Solution Project 


PASSENGER AIR TRANSPORTATION 


* Airline Ticket 


COMMON ELECTRICAL SUPPLIES 


Electrical Tape Black 


THHN Wire#12 & #14 


Circuit Breaker 


Terminal Log 


PVC Orange 


COMMON OFFICE SUPPLIES 


Letter-sized Bond Paper, 70gsm 


G-Tech 0.4 Pilot Pen, Black 


G-2 0.5 Pilot Pen 


Stamp Pad Ink, Black 


Stamp Pad Ink, Red 


Fastener, Plastic 


Pay envelope, kraft (4x7.5)500s/box 




Shopping 


Shopping 




Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


GoP 

PhP 

72,000.00 

PhP 

72,000.00 

GoP 

PhP 

300,000.00 

PhP 

300,000.00 

GoP 

PhP 

480,000.00 

PhP 

480,000.00 




GoP 

PhP 

200.00 

PhP 

200.00 

GoP 

PhP 

4,400.00 

PhP 

4,400.00 

GoP 

PhP 

500.00 

PhP 

500.00 

GoP 

PhP 

100.00 

PhP 

100.00 

GoP 

PhP 

500.00 

PhP 

500.00 


GoP 

PhP 

3,450.00 

PhP 

3,450.00 

GoP 

PhP 

600.00 

PhP 

600.00 

GoP 

PhP 

3,000.00 

PhP 

3,000.00 

GoP 

PhP 

80.00 

PhP 

80.00 

GoP 

PhP 

80.00 

PhP 

80.00 

GoP 

PhP 

88.00 

PhP 

88.00 

GoP 

PhP 

880.00 

PhP 

880.00 










































































































































TANZA WATER DISTRICT Indicative Annual Procurement Plan for FY 2019 


Procurement Program/Project 



Schedule for Each Procurement Activity 

Ads/Post 
of IB/REI 

Sub/Open 
of Bids 

Notice of 

Award 

Contract 

Signing 



Estimated Budget (PhP) 
MOOE 


Remarks 

(brief description of 
Program/Project) 


Map pin roundhead, lOOs/case 


Time card for amano bundy clock, lOOs/bundle 


PVC Folder Long 


Daily Time Record (DTR) Form 48 


ID Jacket 


ID Lanyard 


Folder long (white) 


Index Card 5x8 


PVC ID 


COMMON JANITORIAL SUPPLIES 


Door mat 


Towel Rag 


Tissue 


Bleaching Liquid (500ml) 


Toilet Brush 


Fland gloves 


Apron 


Office Supplies 


Balikbayan Box 


Green Expandable Long-sized Folder 


Photopaper, A4 


Sticker Paper, A4 


Board Paper, Long 


Cleaning Equipment and Supplies 


Floor Polisher 


Pressure Washer 


Moriatic Acid 


Steel Brush 


Brush 


Face Mask 


Gloves 


Paper Materials and Products 


Water Bill Official Receipt 


Cashier's Official Receipt 


Statement of Account 


Pay Envelop, 8.5 inches 


Specialty Boards legal size lOpcs/pack 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 



GoP 

PhP 

43.00 

PhP 

43.00 

GoP 

PhP 

1,104.00 

PhP 

1,104.00 

GoP 

PhP 

10 ,000.00 

PhP 

10 ,000.00 

GoP 

PhP 

1,600.00 

PhP 

1,600.00 

GoP 

PhP 

6 ,000.00 

PhP 

6 ,000.00 

GoP 

PhP 

18,000.00 

PhP 

18,000.00 

GoP 

PhP 

300.00 

PhP 

300.00 

GoP 

PhP 

270.00 

PhP 

270.00 

GoP 

PhP 

18,000.00 

PhP 

18,000.00 


GoP PhP 


GoP PhP 


GoP PhP 


4,200.00 PhP 


2,400.00 PhP 


4,200.00 


2,400.00 


GoP 

PhP 

720.00 

PhP 

720.00 

GoP 

PhP 

900.00 

PhP 

900.00 

GoP 

PhP 

600.00 

PhP 

600.00 

GoP 

PhP 

600.00 

PhP 

600.00 


GoP 

PhP 

400.00 

PhP 

400.00 

GoP 

PhP 

800.00 

PhP 

800.00 

GoP 

PhP 

1 ,000.00 

PhP 

1 ,000.00 

GoP 

PhP 

400.00 

PhP 

400.00 

GoP 

PhP 

3,200.00 

PhP 

3,200.00 


GoP 

PhP 

10 ,000.00 

PhP 

10 ,000.00 

GoP 

PhP 

3,000.00 

PhP 

3,000.00 

GoP 

PhP 

1 ,000.00 

PhP 

1 ,000.00 

GoP 

PhP 

600.00 

PhP 

600.00 

GoP 

PhP 

760.00 

PhP 

760.00 

GoP 

PhP 

100.00 

PhP 

100.00 

GoP 

PhP 

200.00 

PhP 

200.00 


GoP 

PhP 

250,000.00 

PhP 

250,000.00 

GoP 

PhP 

22,500.00 

PhP 

22,500.00 

GoP 

PhP 

320,000.00 

PhP 

320,000.00 

GoP 

PhP 

1,500.00 

PhP 

1,500.00 

GoP 

PhP 

560.00 

PhP 

560.00 

























































































































































































TANZA WATER DISTRICT Indicative Annual Procurement Plan for FY 2019 


Procurement Program/Project 


PMO/ 

End-User 


Mode of Procurement 


Schedule for Each Procurement Activity 

Ads/Post 
of IB/REI 

Sub/Open 
of Bids 

Notice of 

Award 

Contract 

Signing 


Source 

of 

Funds 


Estimated Budget (PhP) 
MOOE 


Remarks 

(brief description of 
Program/Project) 



Letterhead 


Employees Leave Card 500pcs/box 


Morroco Long-sized Folder 


Lighting and fixtures and accessories 


Receptacle 


Fog Light 


Electrical equipment and components and 
supplies 


Electric Drill 


Computer Supplies 


USB hub 


Printer 


CONSUMABLES 


Toner kit 4109 


Grinding Disc 


Cutting Disc 


Cut-off Saw Disc 


Welding Rod 6013 


G.l. Wire #16 


Common Wood Nail 


Cocrete Nail 


Paint Roller 


Paint Brush 


Marine Plywood 


Flat Bar 


Angle Bar 


C-Purlins 


Tex Screw 


Roller Pan 


Paint Thinner 


Concrete Neutalizer 


Chugoku Paint 


Quick Dry Enamel Paint 


Flat Latex Paint 


G.l. Pipe 


G.l. Elbow 


Good Lumber 


Reinforcement Steel Bars 


Shopping 






Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


Shopping 


GoP 

PhP 

600.00 

PhP 

600.00 

GoP 

PhP 

5,000.00 

PhP 

5,000.00 

GoP 

PhP 

1 ,000.00 

PhP 

1 ,000.00 


GoP 

PhP 

225.00 

PhP 

225.00 

GoP 

PhP 

3,600.00 

PhP 

3,600.00 



GoP 

PhP 

750.00 

PhP 

750.00 

GoP 

PhP 

8 ,000.00 

PhP 

8 ,000.00 



GoP 

PhP 

43,800.00 

PhP 

43,800.00 

GoP 

PhP 

800.00 

PhP 

800.00 

GoP 

PhP 

750.00 

PhP 

750.00 

GoP 

PhP 

22 ,000.00 

PhP 

22 ,000.00 

GoP 

PhP 

5,500.00 

PhP 

5,500.00 

GoP 

PhP 

1,800.00 

PhP 

1,800.00 

GoP 

PhP 

1,800.00 

PhP 

1,800.00 

GoP 

PhP 

1,800.00 

PhP 

1,800.00 

GoP 

PhP 

1,350.00 

PhP 

1,350.00 

GoP 

PhP 

1,350.00 

PhP 

1,350.00 

GoP 

PhP 

17,000.00 

PhP 

17,000.00 

GoP 

PhP 

48,000.00 

PhP 

48,000.00 

GoP 

PhP 

68 ,000.00 

PhP 

68 ,000.00 

GoP 

PhP 

27,000.00 

PhP 

27,000.00 

GoP 

PhP 

2 ,000.00 

PhP 

2 ,000.00 

GoP 

PhP 

750.00 

PhP 

750.00 

GoP 

PhP 

2 ,200.00 

PhP 

2 ,200.00 

GoP 

PhP 

2 ,200.00 

PhP 

2 ,200.00 

GoP 

PhP 

300,000.00 

PhP 

300,000.00 

GoP 

PhP 

26,400.00 

PhP 

26,400.00 

GoP 

PhP 

26,400.00 

PhP 

26,400.00 

GoP 

PhP 

200 ,000.00 

PhP 

200 ,000.00 

GoP 

PhP 

12,500.00 

PhP 

12,500.00 

GoP 

PhP 

49,000.00 

PhP 

49,000.00 

GoP 

PhP 

36,000.00 

PhP 

36,000.00 



























































































































































































TANZA WATER DISTRICT Indicative Annual Procurement Plan for FY 2019 


Code 

(PAP) 

Procurement Program/Project 

PMO/ 

End-User 

Mode of Procurement 

Schedule for Each Procurement Activity 

Source 

of 

Funds 

Estimated Budget (PhP) 

Total MOOE CO 

Remarks 

(brief description of 
Program/Project) 

Ads/Post 
of IB/REI 

Sub/Open 
of Bids 

Notice of 

Award 

Contract 

Signing 


Cyclone Wire 


Shopping 





GoP 

PhP 33,000.00 

PhP 33,000.00 




Cement 


Shopping 





GoP 

PhP 312,000.00 

PhP 312,000.00 




White Sand 


Shopping 





GoP 

PhP 54,000.00 

PhP 54,000.00 




Crashed Gravel 3/4" 


Shopping 





GoP 

PhP 52,000.00 

PhP 52,000.00 




Steel Matting 


Shopping 





GoP 

PhP 16,500.00 

PhP 16,500.00 




Vulca Seal 


Shopping 





GoP 

PhP 900.00 

PhP 900.00 




CHB # 5 


Shopping 





GoP 

PhP 5,200.00 

PhP 5,200.00 










































TOTAL 








PhP 81,819,724.85 

PhP 16,769,724.85 

PhP 65,050,000.00 



Prepared by: 




EN P. MAESTRADO 


DMB - Administrative and GS 


Certified Funds Available/ 

Certified Appropriate Funds Available: 


m E^ii i^Bdba&ll 


ILLA 


DMB - Accounting and Cash Management 


Approved by: 



BOBADILLA 




























